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Assistant Commissioner 

for Design & Construction - PC 


Birector, Estimates Bivision 


EGE 


Langley, Virginia 
GJ& Building 
Project Mo, 14*122 

* iae8ting > Mar ? h I® Hj referring to the subject project 
there were present, representing the architect, Messrs, G, 8. 

s.*-rz» *•*>•>• 

representing CHj and Messrs, E. I, 
^e^^ingV&, ' N * BhitMW ' "* E * B * C&now » 

^architect** estimate of $14,11*5,833 was discussed and a 
It ® limimte d resulting in an estimate of 

of TE» - sEwiS? 1011 £ a ^bly with the office estimate 
down: ,3 °0 ,00 0* 11118 r ® sultB in the following financial break- 


Cons traction 
Eeservations 
Contingencies 
General Expenses 

Total Estimated Cost 
Limit of dost 
Deficit 


#1*2,300,000 

1.009.000 

1.115.000 


$1*7,921*^00 


I#92h,000 


S?® Architect submitted lists of items where possible reduo-. 
oa ® oou ^ be wade. Certain items were approved totaling #802,000, 


■fesre are the following possible reductions* 


k 


Items Indicated above 
Change in fixture# 

H ®L#nS® from quarts aggregate 

Eliminate walnut screens in Cafeteria 
»• Substitute aluminum in lieu of Italian 
Mosaic file on Auditorium Hoof, 


802,000 

200,000 

31*8,000 

73,000 
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